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Message Text 



UNCLASSIFIED 

PAGE 01 MADRAS 01178 230809Z 
21 

ACTION FBO-01 

INFO OCT-01 ISO-OO /002 W 

062750 

R 230720Z NOV 73 
FM AMCONSUL MADRAS 
TO SECSTATE WASHDC 2410 

UNCLAS MADRAS 1 178 

FOR A/FBO 

E.O. 11652: N/A 
TAGS: ABLD, IN 

SUBJECT: RECONSTRUCTION OF RIVERSIDE, 2-A CHAMIERS 
ROAD, PROPERTY #45428-D 

REF: MADRAS OM OF OCT 26, 1973 
STATE 229023 

IN ADDITION TO PROJECTS LISTED REFERENCE OM, CONGEN 
BELIEVES ONE ADDITIONAL PROJECT IS NECESSARY TO MAKE 
HOUSE LIVABLE. WE PROPOSE TO ENCLOSE NORTH SECTION 
OF WEST PATIO TO CREATE AN ENLARGED PANTRY, FREEING 
PRESENT PANTRY FOR LAUNDRY ROOM. EXTENDED PANTRY 
WILL BE 16 FT BY 16 FT. AREA ABOVE PANTRY WILL BE USED FOR 
BALCONY FOR NORTH BEDROOM, WHICH WILL BE EXTENDED PER 
REFOM. ESTIMATED COST AS FOLLOWS: 

ENCLOSING PANTRY AND CONSTRUCTING 
NEW BALCONY RS. 20,000.00 

QIRING AND AIRCONDITIONING 9,000.00 

WROUGHT IRON GRILL AND FLOORING FOR 
BALCONY 3,000.00 

TOTAL RS. 32,000.00 

WE HAVE DETAILED DIAGRAMS AND PROPOSAL FOR DR. MOORE WHEN 
HE ARRIVES. 

UNCLASSIFIED 

UNCLASSIFIED 
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PLEASE ADVISE FIRM DATE OF MOORE ARRIVAL AND IF HOTEL RESERVATIONS 
ARE DESIRED. 

EAVES 



UNCLASSIFIED 



NNN 
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Message Attributes 



Automatic Decaptioning: X 

Capture Date: 01 JAN 1994 

Channel Indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Draft Date: 23 NOV 1973 

Decaption Date: 01 JAN 1960 

Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Authority: n/a 
Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 JAN 1960 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1973MADRAS01 178 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Film Number: n/a 

From: MADRAS 

Handling Restrictions: n/a 

Image Path: 

ISecure: 1 

Legacy Key: Iink1973/newtext/t19731117/aaaaalzk.tel 

Line Count: 64 
Locator: TEXT ON-LINE 
Office: ACTION FBO 
Original Classification: UNCLASSIFIED 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 2 

Previous Channel Indicators: 

Previous Classification: n/a 
Previous Handling Restrictions: n/a 
Reference: MADRAS OM OF OCT 26, 1973 
Review Action: RELEASED, APPROVED 
Review Authority: martinjw 
Review Comment: n/a 
Review Content Flags: 

Review Date: 29 JAN 2002 
Review Event: 

Review Exemptions: n/a 

Review History: RELEASED <29-Jan-2002 by chappeld>; APPROVED <08 FEB 2002 by martinjw> 

Review Markings: 

Declassified/Released 
US Department of State 
EO Systematic Review 
30 JUN 2005 



Review Media Identifier: 

Review Referrals: n/a 
Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
Secure: OPEN 
Status: NATIVE 

Subject: RECONSTRUCTION OF RIVERSIDE, 2-A CHAMIERS ROAD, PROPERTY #45428-D 
TAGS: ABLD, IN 
To: STATE 
Type: TE 
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